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STAFF MEETING MINUTES = 24 February 1959 = OTHER PROJECTS 


Personnel Present: Mr Bissell 
Mr 





CORONA 


has been in consulta. 
: tive Infrared capability 
ebruary at Andrews on ARDC +g 







F 





et ef the U2. re mill atsent a meeting 
TR Project in connection with the Ue2, 


ae cee em 2, IRIP REPORT WEST COAST oo TTEK reported problems with the Camera 

— in not meeting shake tests at low frequencies. High frequencies not a 
problem. As a result delivery of the first qualified camera will be 
delayed, Three unqualified cameras will be shipped to IMSD, 





S there is no weight prodlen = also car: still shed sane 


GE retrs rocket is 10% low in power but can be developed to 
required performance if monsy is made available, Howe 


in black and vite GE CCRONA contracts now shows at 








will be shared by CIA end USAF. with CIA picling up and AF 
the rest. The deficits wes created by wrong estimates im © nose cone, 
balance, porsshute ard Cros test fil subesrograms are up in costs, 


0] Sy 
On 2 arch there will be 2 Gh meeting wherein the businsss side of GE 
will have a2 chenes + tits story, Me Bissell directed that we be 
Tepresentcd, Ue remari 
wolge heavily in follaimon 





wna the Therms] tests were postponed. 
. ves 


1 7 ‘ ia 22 A 
Mr. Kucera also Peported + 
‘4s - ) is : < ’ 23 . a. z oo ogus, | vm 
vo wate Merch on Carly :DFll. thet Shake tests vers more importans. 
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a GSS smicatcd thes Col. Sh PParc Nst only one eirerefy 

- Vatn% = Te oe Le = 4 wen py dane. =3 = > te ae Pd v 
se -O8 2. UOT and he wants tio. vnereby cutting dow on impact 


Deciassified and Heieased by the NAG PASE 1 oF 2 


In Accordance with E. O. 12958 


on Noy 26 1997. 








A new strict quality control program has begun with GE and ITEK, 
As part of it 100% spares will be required, since now the lack of suf= 
ficient spares creates a problem, 


ACTION: Mr. Kucera 


Visitors to the Project Hcs will be Mr. Root. Chief of LAC MSD. who 
ill be 6 February and Mr, Hawkins tho is vinch hitwing for 
ee at USD) will be here 6 March. 
Sonares 


; ae Question was raised as to what effect weather control will he 
‘the readiness and hold problem and on tarset weather. 
will check this out with LAC am ROD, 


The 1960 Program is being planned buié ab this time extent of our 
participation in a procurement sense or as cover has not been d ecided,, 
According to Dick Horner decision has been made in the Pentagon that 
financing will be thru ARPA but funding is not absolutely final. 

Mr. Bissell requested that inquiry be delicately made of AF whether 
decision has been mace on above, who has been informed and what forn, 


ROOTGNe: Hes Hwan se az 
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There is a dress rehearsal now taking place off Hawaii both by sea 








and water with drops from a Bel)? ed recov The Project 
has observers 1 both croups, an Qs: the 
air tcam and with the Navy. 





The second Discoverer shot will take place 25 February. In answer 
7. to Mr, Bissell's question. Mr. Anderson said TV cOverace wili be avoided 
in future shcts, 
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